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SUBJECT: PERMANENT BASE SITE CONSTRUCTION 

REF: SINAI 0202 

1 . PARA 1C, REFTEL, MODULES ARE COMPLETED AND ARE NOW 
ABOARD SHIP AT CORPUS CHRISTI. MOST PARTITIONS SHOWN ON 
DRAWINGS ARE MODULE WALLS AND RELATE IN SOME INSTANCES 

TO MEETING SECURITY REQUIREMENTS FOR STOWAGE AND HANDLING 
OF CLASSIFIED MATERIAL. DESIGN IS FIXED, IN THAT REGARD. 

NO OBJECTION TO LOCAL CONSTRUCTION OF PARTITIONS WITHIN 
APPROVED DESIGN. PLEASE HAVE MR. KIMMEL CARRY YOUR 
RECOMMENDATIONS WITH HIM UPON RETURN CONUS. 

2. PARA ID, REFTEL, WILL INVESTIGATE COSTS AND IMPACTS 
OF OBTAINING DOUBLE LOCK GATES. WHY GATE ON WEST? IF 
SOUTH GATE IS GUARD STATION, WHY DOUBLE LOCK? 
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3. PARA IE, REFTEL, CONCUR. 
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4. PARA 4, REFTEL, CONCUR WITH NEW FORMAT OUTLINE. 

ARE LETTER SUBHEADINGS OF PARA 1 FIXED OR WILL THEY BE 
EXPANDED TO REPORT CONSTRUCTION PROGRESS OF EACH BUILD- 
ING/ELEMENT OF PERMANENT BASE SITE? WILL PARA 2 HAVE 
BREAKOUTS FOR USG SECURE COMMUNICATIONS, BASE COMMUNICA- 
TIONS, SENSORS, ETC ? WILL LOGISTICS AND SHIPMENT 
ARRIVALS BE INCLUDED UNDER MISCELLANEOUS? 

KISSINGER 
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